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ing: dats sources; 

5 burden aerate or any ather aspect ‘of this 

Cl iy of ivformation, ‘eluding suggestions for phe this aurden, to been of i salle ‘Washington Headquarters Serviess, Diréetarate for information Operations. and 

Reports, 1248. Jefferson Davis. Highway, ‘Suite 1204, Anitigion, "VA'22209-4302, and to the Office of Management and Budget, Paperwork Reduction Project (0704-0188), 

so on, oe a “Page DO-NOT RETURN your téen to either of thasp-andresses. Send completed form'te the Gavernment issuing Contracting Officer for the ContractPR 
fiptes. in Big 








C: CATEGORY 
Tor ; Other 
B. SYSTEM /ITEM E. CONTRACT / PR.NO. F. CONTRACTOR 
400G ETHERNET ENCRYPTOR NROOOO-14-C-d099 | ViaSat, ine. 


2. Title of Date’ ttem 3, Subtitle 
Program Management Review Package : 








4, Authority (Dale Boquistk tract Reference ‘6. Reguitiag Ofiae 
DI-MGMT-B0368A SOW Section 3.0 COMMAAG 





Total Price. 











B. Dist Statement 40, Prequenty 12; Date of First Submission _ 44. Bistritistion 
Required Monthly Drait NLT 2 days pridr to PMR ? * ae 
8 pete essed b..Copies 
8, App Gade 1. As Of Date 13.-Oate of Subsequent Submission ‘ Pirie 
None §-days after PMR 




















16. Remarks. 
Use DID as.a-quige, vendor formant acceptable, PMA: Report shall contain PMR briefing material, saubmitted-to 
Gavernment for the record, Integrate financial, schedule, CDRL, and certification progress in review, 











Deliver softcopy in a MB Office 2007 or Acrobat Adohs compatible file format via e-mail.ar portable data 
storage device (Le: floppy, CD-RON}. 75 Total 








1, Gala tem Ne. 1 2. Tite of Date ler 29 3. Subittle 
ai Minutes wiAction Kame & Action Gfosu 








18, Estimated 
Total:Prics- 





4, Authority (Bata Ac guiieition Document No} 5. Contract Reterance &. Requiring Office 
NIA SOW Section 3.0 -GOMMIAO 








FAQD250 Req | 9. ONet Stataihert | 10: Feequericy 12. Dale of First Submission E 4. : Distribution 
NIA Required AS REQ AS REQ : — 

& App Code ; ‘44 -AS OF Date 13: Date of Subsequent Gubrission a. Addressee 
None Ni& AS REQ 




















afr a 
SOMMAAG.- COTR 
COMMAAG Contracts 


46. Remarks ; 
Deliver softcopy in a M3 O 
storage device {ier floppy, CD-ROM} 

















46, Total 


1. Dalia dem No. | 2: Til a teat “S: Subtitie 


+8. Estiniated 
Total Price 














rioy. (ates Acquisition Dogument No. a "s. Contract Reference ° i &. Requiying Office 
DLMGMT-B0004A SOw Section 2:0: COMMIAG 














a BR 250 Reg 2. Dist Statentent 16, Frequency #2. Date of First Submission +4. 
] Required @NE/R NUT 26-after ATP 











| 44. As OF Date 13. Bate af Subsequent Submission 
NIA NA 




















Deliver sdftcopy ina MS Office 2007 Gr. Acrobat Adabe' compatible file format-via e-mail or portable data 
Storage device (1.2: floppy, CO-ROM).. 

















+, Data item No. | 2. Tilleof Data Rem 3. Suotithe 
AbO4 Program Protection Flan 


+7. Price Group 




















18. Estimated 





Authority (Outs Acquisition Document No.) 5. Contract Reference 

































BD-254 DD-284 and SOW Section 3.0 Total Price, 
4°7. DD 250 Ree [*. Dist Biatement 40.Frequéncy SStS*~S~d i Date of First Submission ae © Bisritatfen = . 
Raguired GNER ATP + 3b days Reps ee 
ig she &: Gopies 
&. App: Cada 11, As Of Oste a. Addressee Final 
A | NIA pe tcc 











COMMAAD COTR 





16. Remarks ; ; 
Varidor fariiat abceptable. Sea-DD-254 for content requirements. 




















(b)(3) 











G_PREDAREN Ay H. DATE 1, AP! 
20144447 
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Public reporling burden for this collection of infortiation is estimated to-average 440 hours per response, ‘Incuding the time tor veviewing instruction: : xisting dala: sdurdes, 
gathering. and rhaintaining-the data néeded, and. completing and reviewing thé collectian of information, Send comments regarding Jt ten any. other aspect of this 
collection of information, including suggestions for reducing this burden, io Deparment of Defense, Washington Headquarers Dy } 


Reports, 1215 Jeffersoi. Baws Highway, ‘Sulteé 1204, Adingtor, VA 22202-4302, aiid to the Office of Mahagemerit and. Budget, P sd 
Washington, 0C.20503, Pitase DO NOT RETURN your torn to either of thase addresses: Send completed farm ta the Government Issuin sea Officer forthe Contract R 
No. listed in Black E_ 


A. GONTRACT LINE ITEM NO. | B EXHIBIT ©. CATEGORY. 
fO04 TOP TI) 

D.SYSTEM/ITEM | E. CONTRACT / PR NO. -E, GONTRACTOR 
100G ETHERNET ENCRYPTOR NROOOO-14-C-9099 —- ViaSat, nc. 


4. Datattem Ne. | 2: Tite of Daté Rem: j 3. Subtitle 
AGOS System Security Pian REA 








17, Price: Group 


415. Estimated 
Total Pres 











4, Authority (Data Acquisition Document No,} Contract Reference 8, Requiring Office 
DD-254 ‘SOW Section 3.6 COMMAAG 








7-DD 280 Req | @-Dist Statement | 40. Frequericy 42, Date of First Submission “Ad, 
NIA Required ATP + 30 days : 
H 





8. App:Code {TAs OF Date 13. Date of Subsequent Submission | 
A i NET ATP + 60 days 











46. Remarks. —< 
Use O55 SSP Template.as guideline. 
if proposed. AlS.is already aceredited by DSS submit approved AIS SSP for eo-utifization approval, DSS Security 


COMMAAG Contracts: 
1§.. Total 














Deliver softcapy in MS Office 2607 or Acrobat Adobe compatible file format via email or floppy, CD-ROM. 








3, Subtitle 
NIA 


17 Price Group 


48: Estimated 








Now} ls. ‘Coritaet Reference 6. Requiring Office. 
“Sow Section 3.0 COMMIHAG 


Total Prite. 








46. Frequency 12. Date-of First Submission 14. 
AS REG NLT 2 wheks prior to review 








ra, App Cade | 11. As OF Date 13. Date of Subsequent Submission i Av Addressee. 

& | NIA WELT 2.wéeks after review: {corrected ; 
S aeeeneeceeet {and uesisies) 

46. Remarks | COMMIAGCOTR, COTR. 

Vendor formatacceptabie, Provide detailed agenda and review package for dach. of the major milestone 

reviews (SRR, POR, CDR, TRR and EPAR}. COMIIAD Contracts Contracts 











16. Tota | 2 


9. Tite of Dafa item 3: Subititle: 17, Prive.Group | 
Reserved 

18. Estinated 
Total Price 








4. Authority (Bata Acquisition Dockiment Ne} _ 5. Contract Référence 











, Dist Statement. | 40. Frequency P42. Date of Fi issl a Distiibistion 
Reguired 





b; Copies 





41% Date af Subsequent Submission is, Addressee i Final 








16. Rerarka 















































16, Total 
1. Data Item No. | 2. Title of Data‘tem 3. Subtitle 47. Price. Group 
ADOS Contractor Wark Breakdown Structure (CWS) and OWBS Dictionary NIA 
4. Authority (Data Acquisition DacumentNo.) §. Cottract Reference 6. Requiring Office: 4. Estimated 
NRO CWS OD (Rev 24,7 Dee 2014} SOW Section 3.0 COMMILAO Total Piece 
7. DEN 256 Req 9. Bist Statement 1G. Frequency e prission 44, “Distibution 
ji RE NET 5% ay.oF mi peeneerreen 
= oes ee riko a ' be Sonies 
8. App Code Tt As -Of Date 13, Date of Subsequent Submission a Addrésses: Final 
A Gontract award of latest Sev item 16 
approved change Draft: Reg | Repro 





16, Remarks } COMMIAG - “eOTR 1 
BIK 12 (con: Firét CWBS Dictionary 60.days following. contract award, a 

Blk 13 (cont): The. cantractor shall deliver subsequent CWBS and CWES Dictionary submisgions: 
day-of the month following any reporting perad in which.any changes resulting trom ponitrag 
ohariges tothe program occurred 





the: 18th calendar 
long or-significarit | 























48, Total 





G. PREPARED BY 








af 
J. BAT! 
aes 1 
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panied including sugges igs 


‘ sralating arid sevigul : 
7 reducing this burden, 4 


Reports, 1216 Jefferson. Davis Highway. Suite 1204, Ark ingtan, VA 222094; 66: 
Washington, BC 20503. Please DO:MOT- RETURN your ferin to either of nese aires Send completed: lon to the beet isading: Contracting Officer ter the ContraclPR 


No: ited in Block E. 


©. CATEGORY 
jor O 





D. SYSTEM /TTEM 


1006. ETHERNET See 


‘t, Data: Itens No. 
BOGE 


Farm Approved. 


OME No, 0704-0188 


; miley Reduction Pealocr rvs +0188}, 





E. CONTRACT /PR NO. 
NROOOG-14-C-0089 











48. Estimated 
otal Price: 














9. Dist Statement 
Required 


{Pata Item No. 
AGW 


10, Frequency 











2. Title of Data fteny 
integrated Master Schedule 























3. Subtitle. 
NIA 


+5. Total 








1%, Pete. Group 





ao epee naeee ees 
4, Authorily (Data Acquisivan Decument No) 


NRO IMS D1 (Rev ic, 7 Dec 2044) 





5. Conttact Refersice _ 
SOW Section 3.0 


6 Requiring-Office 





18, Estimated 
Talat Price, 





COMMAAQ. 








9. Dist Statement | 10: Frequenc ibs 
Requited Q z = 
5B 


7.0B.250 Req 








43. Date of Subsequent Submission 
See item 16 


ane App Coda Jolt As Of Gate 
Contract award or iatest 














de 
16. Remarks 
Bik 12 {cont}; The.coatractar shail. deliver the first IMG submission NLT 45: days following. cantract award, 

Bik 13 (cont): The comtfactor shall maintain the. IMS:aad provide subsequent submissions fallowing any changes 
resulling from-contract modifications or-sighificant changes tothe program. Final submmissian of the IMS shalt be at 
contract. completion. 

Electronic Submissian shall Se compatiile-with the Gavermment scheduling tool f.e:, MS Project}. 
The CWeS: ‘Nurnber shal be mapped lo eopulate the “Text 4” feld'in MS Project. 











18. Fetal 














2. Tite of Data tte 
Contract Performance Report {CPR} 


4. Authority (Bala Acquisitions Coeument Ne}. 5, Contract’ Reference 
NRO CPR C10 (Rev-te, Tec 2014) SOW Section 3:0 


7. DU 250 Req. 


1. Date tart No. 3, Sublille 








6, Requiring Office ‘41. Estimated 


COMMAAL 


Total Price 











First Submission Distribution 


40.6 equency i 
See item 16 


Monthy. 


9, Dist Statement 
“Required 








| b. Boples 





13, Date of Subsequent Subrussion 
1S business days after contractor fiscal 
month clase 


Th AS OP Dale 
Contractor accouriting period 
Nearest the erxi of cach month 


&. Atidressee. 
Evrath 








“46. Remarks: 
Bik ti: CPR submissions shalt be statused concurrently wilh the Integrated Master Schedite (IMS) a5. ofthe contractor's 
accounting perind cutott date, 
Blk 12 (cont) The contractor shall deliver the first GPR. submission within the-firstancaunting period following dectaration 
of the Performance Measurement Basalite. 
The contact shall deliver CPR-Formats 1 and 5. Pormais 2-4 are nat required. 
The ooniracter shall deliver fe CPR Formal t atectronically using ANS) X42 (or XML. Bquivalént) format ang in humen- 
readable fornat (e.g. Excel, POF}. Rarinat Sstiall be in caniractar form. 
ie contrackir shall report and address in CPR Format 5 the fop five (or as, mutvally.agreed upon by the Government 
and contractor Cantracting © cers} most significant pragrant yvarianees . 
Significance may be based 61 
: 2 Tie Riagnitude: of current or cumulative (focus on.currenl) cos, schedule, orat-completion variances 
{positive ar ative), 
ae Critical pait mpacls: that affect Major milestones or program dstiverabies 
KA Tachnical risk, 
The.contractor shall prowde analysis. of concerns nat already addressed upon Government requesi. 


COMMAAQ - COTR 




















18, Total 
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OMB No. 0704-0168 
Poblic-aporting burdén-for this:callectin of iaformition is aay yh , per fespanse, including the time for-raviewing instructions, searching existing data sourses, 
gathering and maintaining the. data needed,.and completing: ar ari ‘ ‘in 1-0 nforrnation. — comments goles this. byecen estimate or any other: aspect of ibis 
collection of information, including prota for sot ‘thi 


No: tisted itt ee - 

A. CONTRACT LINE ITEM NO, | B. EXHIBIT £. CATEGORY 

0004 A TOR Ch ™oO Other 

D. SYSTEMTITEM E. CONTRACT /-PR NO. F, CONTRACTOR 
100G ETHERNET ENCRYPTOR NROOOO-14-C-0089 ViaSat, Inc. 




















{Data tem No. | 2. Tite of Data Hern | 3. Subtitle 47. Price Group 
ANTZ Contract Funds Status Report {GESR) NIA. 
4. Authority (Data Acquisition Docu, 





At NO.) §. Contract Refarsnce Ss i 
NRO CFSR DID (Rev ina OF Bee 204417 


ae 2 SOW Section 3.0 | COMMIAO 
oe AERA EN ee eee eee oe | 






48. Estlinated 
Tota Price 
































” DO'250 Req 3. Dist Statement 10. Frequency | 12. Date of First Submission 44, Distribution. 

NIA 1 Requifed Quarterly 15.business days after contractor fiscal : 
cass montheiose ‘b. Copies 
8. App Cade it. As Of Date 13. Date of Suasequent Submission a, Addressee Final 
None Contractor accounting period | 15 business days after contractor fiscal _ ; | 

negrest the end ofeach. gtr. north close 











_ dL nearest the end ofeach-ote. | mionttvcinse Reg | Repro: 
6, Remarks 




































y 4 
tractor shall deliver ihe CFSR electronically. using the NRO-Supplied standard Excel CFSR template. 
The rey oFting ‘tevel(s).shall be rnutually agreed to. bythe government and contractor program managers and shall be Lf 
documented inthe CDRL within 30 days. after contract'awaid, 
1S, Total | 2 

















aactatene AP Cal DATE. (b)(3) 
= 20141917 20444197 
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